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Message Text 


UNCLASSIFIED 

PAGE 01 NIAMEY 05116 171031Z 
53 

ACTION SY-05 

INFO OCT-01 AF-08 ISO-OO FBOE-OO /014W 

004558 

R 170937Z NOV 76 
FM AMEMBASSY NIAMEY 
TO SECSTATE WASHDC 5316 
INFO AMEMBASSY ABIDJAN 

UNCLAS NIAMEY 5116 

E.O. 11652: NA 

TAGS: ASEC, ABLD 

SUBJECT: CHANCERY ROOF HATCH 

REF: STATE 258347, ABIDAJN 10734 (NOTAL) 

1 . WE AGREED WITH FBO-BOWE IN APR 76 THAT GSO COULD INSTALL 
HATCH WITHOUT FURTR HELP FROM FBO. AS CONTRACTOR (REGIE) 

WILL BE OCCUPIED WITH HIGHER-PRIORITY PROJECTS UNTIL JAN 77, 

WE DECIDED TO DO THIS PROJECT IN HOUSE, RATHER THAN CONTRACTING 
IT OUT AS PREVIOUSLY PLANNED IN NIAMEY 450, 3 FEB 76. THUS NO 
ADDITIONAL FUNDS PRESENTLY NEEDED. 

2. HATCH NOT YET DONE DUE TO PRESS OF OTHER HIGH-PRIORITY 
WORK; WE PLAN TO BEGIN WORK NO LATER THAN JAN 77. 

3. REGRET INADVERTENT DELAY IN REPLY. DAVISON 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 NOV 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976NIAMEY051 16 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760428-0980 
From: NIAMEY 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linkl 976/newtext/tl 9761 140/aaaabimj. tel 

Line Count: 42 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 258347, 76 ABIDJAN 10734 
Review Action: RELEASED, APPROVED 
Review Authority: powellba 
Review Comment: n/a 
Review Content Flags: 

Review Date: 08 MAR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <08 MAR 2004 by harleykd>; APPROVED <08 DEC 2004 by powellba> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CHANCERY ROOF HATCH 
TAGS: ASEC, ABLD 
To: STATE 
Type: TE 
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